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ACTIVITY PROGRAM NO. 62-1 


DESCRIPTION OF WORK OR SERVICES REQUIRED: 


Construction of a swinming pool, 40 x 60 feet (ineluding heat and 
filtration system and a three-meter diving board). Design and 
eoustruction of tennis courts, basketball court, handball. scourt 
aud softball dismal. Services of a professional contractor will 
be required to asoomplish the greater portion of this project. 


At the present time, the post is in the midst of « soustruction 
progren, necessitating that professional manpower and construction 
equipment be available. ‘The work proposed in this program could 
eimultencously be accomplished along with other contractual projects 
to be completed. 


TOTAL ESTIMATED COST: 
$30,000; « break-down of the estimated sost is as follows: 
Swimming Pool $20,000 
Tennis Court 4, 
Handball Court 3,000 
Basketball Court 1,500 
Boftball Diancei 1,500 
TOTAL. $30, 000 


We might point out that these facilities, if provided for 
independently cf the emetruction currently umier way, wuld 


wange in the vicinity of $40,000 to $45,000. ; s 
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5. SOURCE OF FUNDS: 


his specific tte, vhile not included in the DPD Bulget for FY-19é, 
| gan be fante’ by atjustments within the OXCART progran. (Line item 
[cores entitled Construction,” page 18 of the Form 1550 Detail). 
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6. BELIVERY SCHEDULE: 
1 Septesber 1961 
J. REMARKS: 
5X1A6a Although EBB at present, hes movies three times & week, 
several T.V. sets, pool and table tennis, it is apparent be need 
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No legal objection if the DCI deems this necessary. 


signed 


LAWRENCE R. EOuStON 
General Counsel 
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Deputy Bieceiag (Support) 
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S68 Neher Maison. AUG 1961 
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RE M. BISSELL, JR. 


Beputy Director (Plens) 


CONDITIONS OF APPROVAL: 


DPD/ Admin: HGA/sb 
Distribution: Wea Al CL 
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Director 
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